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BILL NO. S-87-07-2 Y 


AN ORDINANCE approving Change Order 
No. 1 for Res. 6054-86 - Plaza - 
Central, with Gaines Construction 
Company, Inc., in connection with 
the Board of Public Works and Safety 
of the City of Fort Wayne, Indiana. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 


OF THE CITY OF FORT WAYNE, INDIANA: 


SECTION 1. That Change Order No. 1 for Res. 6054-86 


Plaza - Central, with Gaines Construction Company, Inc., in 


connection with the Board of Public Works and Safety, for: 


involving a net decrease of Seven Thousand Six Hundred Fifty-Eight | 
and 96/100 Dollars ($7,658.96), all as more particularly set forth 


in the specifications, 


this Change Order is necessary to 
show a reflection of the actual 
quantities used to complete the 
Project and to add the items of 
B-Barrow and #73 stone to the 
contract; 


and which is on file with the Office of the | 


SPECIAL ORDINANCE NO. s- XO JSZ 





l 





Board of Public WOrks and Safety, and is by reference incorporated | 


herein, made a part hereof, and is hereby in all things ratified, 


confirmed and approved. 


SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 


ee ae a Ae 


Councilmember 


APPROVED AS TO FORM 


AND LEGALITY 


O. Boxberger, City Attorney 






| 






anc on motion na 
ana au la 

















SECOAE essa: 
(and the Ci: 


neld’after 










RA E. KENNEDY, CITY CLERK 


Read the thi 
seconded by 
passage. PASSED 


tize in full ane On motion by 


, and duly adopted 
(LOST) by the rollowina vote: 
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SANDRA E. KENNEDY, CITY CLERK 
Passed and adopted by the Common Council of the City of Fort 

Wayne, Indiana, as (ANNEXATION) —<(APPROPRIAPIO SE 

(SPECIAL) (ZONENG MAP) ORDINANCE 


RIPA 
on the NITTI day de r 19 AA 
ATTEST: eos 


SANDRA B. KENNEDY, eel BY CLERK : PRESIDING OFFICER == 


Presented by me to the Muri ofthe City of Fort Wayne, Indiana, 


on the =29 e day of » 19 dg: 


at the hour of J. 2 dA, 











Approved and signed by me ui da of mo i 


19 Sa ; at the hour of yo o'clock PPh B.S ons 
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WIN MOSES, JR., MAYOR 
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CHANGE ORDER 


Change Order No. #1 Resolution No. _6054-86 
Project No. Board Order No. 253-86 
Name of Project Plaza - Central Date 6-4-87 
Tos Gaines Construction Co. 

(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 


Description of Change Change in Contract Price 
Material | Unit Price 


See attached sheet 


Total Decrease $13,601.03 








Total Increase $5,942.07 
| 
Net (Decrease) Xixxxwasex Contract Price | $7,658.96 
The sum of $ 7,658.96 is hereby (added (deducted from) the total contract 
price, and the final contract price shall be adjusted as follows: 
Original Contract Price: $ 71,263.90 
Current Contract Price Adjusted by Previous Change Order 5 
New Contract Price Including this Change Order $ 63,604.94 





The time provided for completion in the contract for this project is (unchanged) fimcxzazzai 
KAXIKAAVIAX by calendar days due to this Change Order. The date for completion 
of all work shall be the same . Furthermore, this document shall become an 
amendment to the contract and all provisions of the contract shall apply hereto. 


Recommended rf {LZ int j i i Date (FE 


pate lune Jd 14 


Approved by: oe 7 (ALLEL, ad City Engineer Date E 94 7 
i e ° 3 
Approved © AOS Se ner Date b ) -4 / 
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Attested by: Si A Date IPA, 






Contractor 





Change Order 


This form is to be completed for any project requiring Boara 
of Works justification at City Council. This complete form 
is to be in the Board's office no later than 2:00 p.m. on the 
Tuesday of introduction. 


Resolution/Ord. No. 6054-86 Description Plaza and 


Central Drive from Colerick to Drexel Avenue 
> —__—__-.---rr—@—m€—————P—mÈ uu i ‘LS ni: 





Original Contract $ 71,263.90 Prev. Chgs. $ 205 
Request is increase of $ -0- % Change + sia 
decrease of $ 7,658.96 % Change - _ 10.7 


Reason for change (be specific and quantify): To show a 


reflection of the actual quantities used to complete the project and 


to add the items of B-Barrow and #73 stone to the contract. 


Sai Ee nn +«_£+=ult) —+——_r.r lt 
—.R.eR e eee e ‘‘o€o<V<{|‘t{{ttt{ 
Is this the final change order expected for this project? 
rip i a e na 
Why wasn't this projected in the original estimate: 

eal E O a A E OO LA ANAS CA a a 


éá Ss  ______—— SISI: =. 
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What will we be doing to prevent similar oversights in the 
future: 








Prepared by A ae Date _ June 4, 1987 


(Attach comment sheet if necessary) 
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PROJECT: PLAZA & CENTRAL RES. NO: 6054-96 
CONTRACT COST ANALYSIS B.0: 253-84 
Tee ee ARTERIAL TT PANT ACTUAL NT E aae GRANGE TOTA 
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TOTALS: 
DIFFERENDE: 


CONTRACTOR: GAINES CONST. CO, 


CHANGE {| TOTAL |! TOTAL 

DO {COSTE} Al 

INCREASE i ACTUAL | PLAN 
a 20.00! 33520001 3172000" 
N ART TAN 
0001 T1088 + 15090000" 
CI TATE TNT 
i i 7 
rt i A i TTT 
E E 
Sa 0000 1 50000 
NTE 
PER ina an oa 
Sam 0000000 105000. 
WEE 10 
nea; D0 i 201.80 i 3740.00 
Lu A ee Hb 
SE TEE 
TN 0.00. 
ee asa: anai Too: 
$5,942.07 1483 604,94 $71,263.90 
are E RETTA 


1@ea 
Admn. Anpr. 


TITLE OF ORDINANCE: Change Order #1 for Res. 6054-87 - Plaza - Central 
DEPARTMENT. REQUESTING ORDINANCE POSTA OF Public Works & Safety 
SYNOPSIS OF ORDINANCE Change Order #1 for Res. 6054-86, Plaza - Central, is 


necessary to show a reflection of the actual quantities used to complete 








the Project and to add the items of B-Barrow and #73 stone to the contrac 





Gaines Construction Company, Inc., is the contractor. 
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EFFECT OF PASSAGE TO facilitate completion of project. 





AIN TERRA IS ENS O Ct “Oro rr sec iene inez 


EFFECT OF NON-PASSAGE 








MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $7,658.96 Decrease 


ASSIGNED TO COMMITTEE 





BELL ANO:: S-87-07-25 í 
e e o A a FINE 


CITY- ØTILITIES 


REPORT OF THE COMMITTEE ON f 
ae Re A a ee TN 


CITY (UTILITIES 


WE, YOUR COMMITTEE ON TO WHOM WAS 
REFERRED AN (ORDINANCE) (RESOLUDLGN). approving Change Order 


No. 1 for Res. 6054-86 - Plaza - Cnetral, with Gaines Construction . 


Company, Inc., in connection with the Board of Public Works and 


Safety of the City. of Fort Wayne, Indiana ES . . 
Ti f@f@ici6c@òi Qi sir iii 


y 





HAVE HAD SAID (ORDINANCE) (RESSKB#¥SN) UNDER CONSIDERATION: AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 








(RESÓLOREOO 
YES NO 
> SS. oA ee? CHARLES B. REDD 
ie CHAIRMAN E ich 
LE i PAUL M. BURNS 
$ VICE CHAIRMAN SIE E O AT a 
Lo -, Y 
¡po PAL ‘ THOMAS C. HENRY 
Li 
DAG VI. BEN A. EISBART 
NA re 


A Oye» SAMUEL J. TALARICO 
CONCURRED IN YI 4 SY 1 SANDRA E. KENNEDY 
CITY CLERK 





